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ILLEGIB 

Subject : Authorization for Continuance of Certain 
Work under Terminated Contract CC -28441 



Gentlemen: 

Pursuant to le&dqjuarters conference bold on 8 ?Jovcr4)er 19f>l -o'Jjt n 
to subject contract na terminated by Soadquarter's TWX 5045, you are 
hereby authorized to continue the reasonable and necessary effor to 
eoaglete the Allowing jjbasas of work rnder this terminated coat: 
all of which should be aecaapliehed on or befbre 1 Deeedber 1«X>1 


a. The preparation and sub«i ssio 1 of a final repo:*fc sumnar zlnj 
technical progress to the effective termination date, 8 Stoverib-r 
1961., which report should set forth susSi diagnuns and troct 1 > 
nay be appropriate to indicate the substance of technics J'- 
progress actKSsgJtished. The report should be in sueh to. m an*i 
sufficiently complete in covers®® as to provide a basis for 
evaluating pexfbrmace and tho percent®®® of completion at 
the ties of teijnimtion. pirther, it should Include so- it 
suggestions as the Contractor way have for fuither research 
of benefit to tfee C Program. 


b. Cosgiletion and delivery of simulation equipment. 


c. CaopLetion of fabrication and/or sr ocu reawi t of etrnl 
originally lrctcndo-1 for installation in the 
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Xt is cmtmpplated that all residual inventory, whether con L-rt'u^ 
of OovertsBEKit -furnished equipment or deliverable items under the cont:.'a - 1 , 
shall be delivered to Project CKGABf Pcpot, except that (i) lien of 
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office and other e^nlpwirst obtained returned directly 

to the source froaa which it wus obtained ^nc^Ti^the aiaul&tio i 
e^uipBaat, above asntioned, shall be delivered to the arub -Depot it the 
■B|Ac a natter of laformtion., the pulsing unit inaorporated in the 
siffiulatioa eqtaliBmnt is on informal loan from Lincoln laboratory to 
Mr. Sato- Proper transfer of accountability for this unit shmd I 
therefor be accomplished by the Qov»raa»nt. 

I3a connection with coaptation of fabrication and delivery o f the 
IH3 «mirogj^i^i^reeoeiized that tarn continued effort and s ipervU 
by is desirable. 

V&m discussions held, it appears at this tiJae reasonable t > snppe 
that after cosapletion of the above woxlt and nonsal invoicing the ?efor 
a no-cost settlement will be in order, toward which gBal the panics 
will direct termination efforts. 

Very truly yours, 

25X1 A 
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